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MEMORANDUM FOR: Director, Office of Special Projects 


SUBJECT: CORONA Weekly Report, 22-26 May 






1. i: with rucscay, 23 May 1967, to discuss 
the 32-bit ‘Register schedule and to review the Line of eae 
chart for J-3. Both sets of information are being charted for the 
Control Room display, 


Altitudes," arrived Headquarters 24 May, and was distributed 25 


@. EKIT Report No. 4, "Evaluation of SO-121 at Low 28 / 
May. 





36 at GE Friday, 26 May, to accompany Jiimin the 
acceptance inspection of CR-3 SRV 807, 


Forecast Activities: 


l. Gb --. to attend 1041 PET meeting at NPIC on 6-7 _ 





June, 
2. CR-3 SRV 808 scheduled for buy off on 6 June, ya 
NRO 
ified and Released by the | 
Declassified | i atataretae 
in Accordance with E. O. 12958 x oo — | 
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SUBJECT: CORONA Weekly Report, 22-26 May 


3. lans to travel to California either evening of 7 June 
or morning of 8 June for 1042 ROMANCE at AP, and for mating and 
R-1 readiness meeting at VAFB, then return to AP for three or four 
days of operation, 


4. CR-3 instruments 306/307 scheduled for buy off 15-16 June, 








